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BILL NO. S-78-04-c2^7 


SPECIAL ORDINANCE NO. S- 




AN ORDINANCE approving a contract for 
Street Improvement Resolution No. 5794-1978, 
between the City of Fort Wayne, Indiana and 
Brooks Construction Co,, Inc,, for resurfac¬ 
ing the 2200 block of Main Street at a cost 
of $10,467.50. 


NOW THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY 
OF FORT WAYNE, INDIANA; 

SECTION 1, That a certain contract, dated April 12, 1978, be¬ 
tween the City of Fort Wayne, Indiana, by and through its Mayor and 
Board of Public Works, and Brooks Construction Co., Inc., for: 

Improving surface street drainage and resurfacing within 
2200 block of West Main Street, 


under Board of Public Works Street Improvement Resolution No, 5794-1978, 
at a total cost of $10,467.50, all as more particularly set forth in said 
contract which is on file in the office of the Board of Public Works and 
is by reference incorporated herein and made a part hereof, be and the 
same is in all things hereby ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force and effect 



APPROVED AS TO FORM 
AMD LEGALITY,__ 

T ° R ' 








Read the first time in full and on motion by 


seconded by 


j and duly adopted, read the second time by title and referred to the 

Committee on_ (and-thfe n-jpy Pl an Commission Nor 

reee-mmendauon) and Public Hearing to be held after due legal notice, at the CotHicii Chambers, 

City-County~Buxlding, Fort Wayne, Indiana-rrm — . the _day 

of - - —r-l'te r r ’ dx- - 


P-eleek 


-AL-^S^TA 


DATE: 


/-dr// 



Read the third time in full and on motion by 
seconded by__> and duly adopted, placed on its passage. 




PASSED by the following vote: 

NAYS 


TOTAL VOTES 
BURNS 

HINGA 

HUNTER. 

MOSES 
NUCKOLS 
SCHMIDT, D. 

SCHMIDT. V. 

STIER 

TALARICO 

DATE: 


AYES 

1 


ABSTAINED 


ABSENT TO-WIT: 

/ 


7 


X 


X 


X 


: ^£ZZI 




XX7 


CITY CLERK 

Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, as 
(ZONING-MAP) (GENERAL-) - (ANNEXATION) (SPECIAL) (APPROPRIATION) ORDINANCE 


— > 


(RESOL UTION )' No. 


-74 


on the 


day of 


. ATTEST: (SEAL) ^ ^ _ 

CITY CLERK PRESIDINGKIFFICER 

Presented by me to the Mayor of the City of Fort Wayne, Indiana, on the 
day of_ td'a.t the hour of //'■&> o'clock 






Approved and signed by me this 
t the hour of o'clock 











































































































Bill No, 


S-78-04-29 


We, 


REPORT OF THE COMMITTEE ON PUBLIC WORKS _ 

your Committee on Public Works to w h om was referred an Ordinance 

approving a contract for Street Improvement Resolution No. 5794-1978, 

between the City of Fort Wayne, Indiana and Brooks Construction Co., Inc. 

for resurfacing the 2200 block of Main Street at a cost of $10,467.50 


have had said Ordinance under consideration and beg leave to report back to the Common 



Council that said Ordinance 

JOHN NUCK0LS - CHAIRMAN 


WINFIELD C. MOSES, JR. 




DONALD J. SCHMIDT 


JAMES S. STIER 



CDKttJR&ED IN 

.CHARLES W', WES1BSMAH CITY Ofr** 






























iS-'Jtt-it f i%7, 

CITY PAID ' /'o 


SUBJECT TO COUNCILMAHIC ; 

PRELIMINARY MEETING _ 

RATIFICATION _ 


CONTRACT 


made and entered into this——day of_ 

by and between ITH"~ .~I.T~.~~ .7.1. 7~~ .77.777. 

-—BROOKS CONSTRUCTION CO., INC. 

hereinafter called “Contractor” and the City of Fort Wayne, Indiana, a municipal corporation, herein¬ 
after called “City,” under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled "An Act Concerning Municipal Corporations,” approved March 6, 1905, and all amendatory 
and supplementary acts thereto, WITNESSETH: That the Contractor covenants and agrees to im¬ 
prove- ^ es °l u ^i Qri No. 5794-1978: To impro ve the surface and street drainage 
along the vest side of West Main Street including street resurfa cing all within 
the 2200 block of West Main Street. 



by grading and paving the roadway to a width nf IOiXXXXXXKXXXX3 ^X^QS QOCXXXXlQ(XXXXXXXX3QOCX 

x2gxxm3Qoacx3aaonaQoacxxxxxxxmxxxxxxxxm3cxxxxxxxxxxmxxxxmxxxxxxm3B3agc 

upon a foundation and with curbing as fully set out in the specifications hereinafter referred to, in a 
good and workmanlike manner and'to the entire satisfaction of said City, in accordance with Improve¬ 
ment Resolution 


attached hereto and by reference made a part hereof. 


At the following prices: 



6 " Perforated Corrugated 
Plastic Tubing 

Three dollars and forty-five cents 
per lineal foot 

3.45 

4" Sidewalk & Removal 

Three dollars and fifty cents per 
square foot 

3.50 

Porous Backfill #7 Stone 

Nine dollars and no cents per ton 

9.00 

Adjusting Manhole 

Two hundred seventy-five dollars 
and no cents for each 

275.00 

Hot Asphalt Concrete 

Binder Including Tack 

Twenty-four dollars and no cents 
per ton 

24.00 

Hot Asphalt Concrete 

Surface 

Twenty-five dollars and no cents 
per ton 

25.00 

Shaping and Preparing 

Bank for Sod 

Two hundred dollars and no cents 
per lump sum 

200.00 

Sodding (Nursery) (Pinned) 

Three dollars and no cents per 
square yard 

3-00 

TOTAL 

Ten thousand four hundred sixty- 
seven dollars and fifty cents 

$10,467.50 


The Contractor will furnish immediately a certificate from the Industrial Board of 
the State of Indiana, that he has complied with Sections 5, 68 , 69 of the Workmen's 
Compensation Act, approved March l4, 1929, in accordance with Section l4 of the 
Compensation Act (Acts 1929, page 545, being I.C. 22-3-2-1 et. seq.). 


A copy of General Ordinance No. G-oO- 66 , concerning discriminating in employment 
under municipal contracts, is attached and incorporated herein by reference. 


























The Contractor hereby expressly agrees to perform all the work in the prosecution of the abovq 
described improvement according to the terms and conditions of Improvement Resolution No. 
the plans, profiles, specifications and the contractor's bid therefor on file in the office of the Department 
of Public Works of said City, which said resolution, profile, plans and specifications are made a part of 
this contract as fully and effectually as if copied herein at full length, (copies of which are attached 
hereto). • 

It is hereby agreed that no assignment of this contract shall be made without the written con¬ 
sent of the City; said Contractor hereby covenants and agrees that said improvement shall be finally 


and in all respects completed on or before. _, 19.Z^_ and the Contractor agrees to pay and 

give to the City, as liquidated damages, the sum of $25.00 for each and every day after said 

-date- > 19 — h _ until said work is finally completed and ready for acceptance by the City. 

It being also understood that in event of any conflict between this contract and the specifications, that 
the former shall be considered to contain the intention of the parties hereto. 


It is further agreed by and between said parties, that the acceptance of the work provided for 
in this contract, or the payment therefor, for the whole or a part, shall not constitute a waiver on the 
part of the City of any of the provisions of the contract, nor shall it release said Contractor, or the 
sureties upon its bond for the faithful performance thereof, nor shall the acceptance be even prima facie 
evidence of the performance of any provisions of such contract except to the extent of entitling, said 
Contractor to receive the price therefor. It is further understood that the failure of the City to exercise 
its right of inspection or rejection of material and work, or the exercise of such right shall not in any 
sense be considered an acceptance of any part of said work or material. 

The Contractor further contracts and agrees that in the prosecution of said work all proper 
skill and care will be exercised, that said party will properly and fully guard all excavations and 
dangerous places, and will use all due and proper precautions to prevent injury to any property, person 
and persons, what or whomsoever. That for and during the period of the making of such improvement, 
and the period for which the same is to be maintained and kept in repair by the Contractor, the City 
shall be saved harmless from any and all liability whatsoever growing out of any injury or damage to 
property or persons because of any neglect or fault of the said Contractor, its agents or employees, in 
the execution of this contract or any matter connected therewith or related thereto and to pay any 
judgment with costs which may be obtained against said City.growing out of any such injury or’damage. 


this contract, the undersigned bind themselves, their 


To each of the conditions and stipulations i: 
successors and assigns. 

IN WITNESS WHEREOF, we the foregoing named parties hereunto set our hands this-^ 
day of— /T'j ] aAsd/i „ 10 '7f / 



Its Board of Public Works and Mayor. 


AP?R0V£D AS TO FORW and UEGAUTY: 

















GENERAL ORDINANCE NO. G-6C-66 


concerning discrimination in employment under municipal contracts 
and providing a penalty, as passed by the Common Council of the 
City of Fort Wayne, Indiana on May 10, 1966. 


SECTION 1. Every contract for or on behalf of the City of Fort Wayne for 
the construction, alteration .or repair of any oublic building or public work or 
the performance of any other work or service shall contain provisions by which 
the contractor agrees as follows: 

(a) In the hiring of employees for the performance of work under this 
■contract or any subcontract hereunder, no contractor, subcontractor, nor any 

person acting on behalf of such contractor or subcontractor, shall discriminate 
because of race or color against any oerson who is qualified and available to 
perform the work to which the employment relates: 

(b) No contractor, subcontractor, nor any nerson on his behalf, shall in 
any manner discriminate against or intimidate any employee hired for the oerformanc 
of work under this contract on account of race or color: 

(c) There may be deducted from the amount payable to the contractor by the 
.City of Fort Wayne under this contract a penalty of ten dollars ($10.00) for each 
person for each calendar day during which such person was discriminated against 
or intimidated in violation of the provisions of this contract; and 

(d) This contract may be cancelled or terminated by the City of Fort Wayne, 
and all money due or to become due hereunder may be forfeited for a second or 

any subsequent violations of the terms and conditions of this contract as to 
discrimination on account of race or color. 


Fora 


¥33i}p:r<yy t JB e § ©In tf I 033 

FOR STREET OR ALLEY 


5794-1978 

RESOLVED BY THE BOARD OF PUBLIC WORKS OF THE CITY OF FORT WAYNE, INDIANA, 
That it is deemed necessary to improv e ^h e surface and street drainage along the west 
side of West Main Street including street resurfacing all within the 2200 block 
of West Main Street. 




all in accordance with the profile, detail-drawing and specifications on file in the office of the Department of 
Public Works of said City; and such improvement is now ordered. 



It is hereby found by said Board of Public Works that all benefits accruing hereunder 
will be to the general public of the City of Port Wayne and that no special benefits 
will accrue to any property owner adjoining said improvement or otherwise assessable 
under said improvement. The cost of said improvement shall be paid hy the City of 



Adopted, this --- day of- 



BOARD OF PUBLIC WORKS; 





































GUARANTY BOND 


aa» AU fHett by Oil pat $3r*a?nts, That we. 


-BROOKS CONSTRUCTION CO.. INC.- 

as nrtncip*. 1 . an ".“.“Hr~“7.7.77.7.7.“. 77.7.7.7.7 
-AMERICAN STATES^ INSURANCE COMPANY-- 

are held and firmly bound to the City of Fort Wayne, Indiana, in the 
FOUR HUNDRED SIXTY-SEVEN DOLLARS AND FIFTY CENTS- 



.Contractors 


~.7_7.7.Iir.I-~-7.77..as ■' surety 
TEN THOUSAND ', ; 


--- 10^67.59 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by these presents. 

The conditions of the above obligation are, that whereas the *aid '“ 

----BROOKS CONSTRUCTION CO., INC.--- 


—day of_ 


• «.<? ' 

, enter into a contract with the City of Fort Wayne td construct a 

: ; , t'J 1 ’■ 

---... . .Pavement 


. Resolution No. 5794-1978: 


To improve the surface< and 


street drainage along the vest side of West Main Street including street '• 1 

resurfacing all within the 2200 block of West Main Street.---—- 


T_~Z-~77.~. _T.~—.7.1—7.1—- 77 IT 7according to certain plans and specifications, and 

for a period of three years 

also warranting and guaranteeing the worl</ material and condition of the pavement thereof as provided 


in aforesaid contract and specifications. Now if the said_T.7.7.77.717.77"~~ 1 ' ' ~7.II7.7T.7.17.7~ 

77ff P 0K S -gQ NS TR^^^ J. NC r — .- -T- -. 7-- ..sha!l faithfully perform and fulfill all the require¬ 


ments of said warranty and guaranty, and make all repairs required under said guarantee, and in the 
manner provided for, then this bond to be null and-void, otherwise to be in full force and effect. 


WITNESS our hands and seals this— 

ATTEST: / 

Corporate Secretary 


2J-44L _day of_ / 

BROOKS CONSTRUCTION CO. , INC./ > j ’V j 

BY: > 1 (c;p,at..) j ' 


Approved this —/A 



(sea1) 


///A — 


flbuuduJ 

Secretary and Clerk 



Board of Public Works. 


AMERICAN STATES INSURANCE COMPANY.,,,, 

N. RICHARD BOERGER 
ATTORNEY-IN-FACT 

































































GENERAL POWER OP ATTORNEY 

American States Insurance Company 

INDIANAPOLIS, INDIANA 

KNOW ALL MEN BY THESE PRESENTS, that American States Insurance Company, a Corporation duly organized and existing 
under the laws of the State of Indiana, and having its principal office in the City of Indianapolis, Indiana, hath made, constituted 


and appointed, and does by these presents make, constitute and appoint- 

N. RICHARD BOERGER AMD RONALD L. WIGHTMAN 


(Jointly or Severally) 

of Fort Wayne _and state 0 , . _ 

its true and lawful Attomey(s)-iri-Fact, with full power and authority hereby conferred in its name, place and stead, to execute, 
acknowledge and deliver any and all bonds, recognizances, contracts of indemnity and other conditional or obligatory undertakings. 


provided T however, that the penal sum of any one such Instrument executed hereu nder 

1 not exceed FIVE HUNDRED THOUSAND AND NO/lOO ($500.000.00) DOLLARS- * 

and to bind the Corporation thereby as fully and to the same extent as if such bonds were signed by the President, sealed with the 
common seal of the Corporation and duly attested by its Secretary, hereby ratifying and confirming all that the said Attorney(s)-in- 
Fact may do in the premises. This Power of Attorney is executed and may be revoked pursuant to and by authority granted by 
Section 7.07 of the By-Laws of the American States Insurance Company, which reads as follows: 

"The Chairman of the Board, the President or any Vice-President shall have power, by and with the concurrence 
with the Secretary or any Assistant Secretary of the Corporation, to appoint Resident Vice-Presidents, Resident 
Assistant Secretaries and Attorneys-in-Fact as the business of the Corporation may require or to authorize any one of 
Such persons to execute, on behalf of the Corporation, any bonds, recognizances, stipulations and undertakings, 
whether by way of surety Or otherwise” 

IN WITNESS WHEREOF, American States Insurance Company has caused these presents to be signed by its Vice-President, 
attested by its Assistant Secretary and its corporate seal to be hereto affixed this —5^55]?-day 0 f —Majr- . 


A. D. 19 _Zk. 


(SEAL) 

ATTEST:_ Stanley L t F . ie g el _ 

Assistant Secretary 

STATE OF INDIANA \ « 

COUNTY OF MAR ION J 

On this_ T _day of —---May. 


AMERICAN STATES INSURANCE COMPANY 

By William M. Evans _ 

Second Vice-President 


A. D., 19 74 , before me personally came 


___ y-nTTam M, Rvens __to me known, who 

being by me duly sworn, acknowledged the execution of the above instrument and did depose and say; that he is Vice-President ol 
American States Insurance Company; that he knows the seal of said Corporation; that the seal affixed to the said instrument is 
such corporate seal; that it was so affixed by order of the Board of Directors of said Corporation; and that he signed his name 

thereto by like order. And said yin-i^wi M , Tfiyqps further said that he is acquainted.with_Slanlfiy_i<_ Biegel 

and knows him to be the Assistant Secretary of said Corporation; and that he executed the above instrument. 


January 1Q.». 

My Commission Expir 
■ }' 


My Commission Expires 

' STATE OF INDIANA 
COUNTY OF MARION / 


Linda Disney _ 

Notary Public 


i,i Stanley L . Biegel __ the Assistant Secretary of AMERICAN STATES INSURANCE COMPANY, 

do hereby certify that the above and foregoing is a true and correct copy of a Power of Attorney, executed by said AMERICAN 
STATES INSURANCE COMPANY, which is still in full force and effect. 

This Certificate may be signed and sealed by facsimile under and by the authority of the following resolution of the Board of 
Directors of American States Insurance Company at a meeting duly called and held on the 15th day of December 1972. 

“RESOLVED: That the use of a printed facsimile of the corporate seal of the company and of the signature of an Assistant 
Secretary on any certification of the correctness of a copy of an instrument executed by the President or a Vice-President pursuant 
to Section 7.07 of the By-Laws appointing and authorizing an Attorney-in-Fact to sign in the name and on behalf of the company 
surety bonds, underwriting undertakings or other instruments described in said Section 7.07, with like effect as if such seal and 
such signature had been manually affixed and made, hereby is authorized and approved.” // 

In witness whereof, I have hereunto set my hand and affixed the seal of said Corporation, this_ /y. -- 


day of 




A. D., 19 7 / . 




(SEAL) 

Form S-1459 (12-72) 


























LIABILITY BOND 


\T' ;< '> 


jurntm All Mm £rg ©fjefie gresr-sia, That \ 


-BROOKS CONSTRUCTION CO.±NC.- 


as principal, and. 


-AMERICAN STATES INSURANCE COMPANY- 


as surety, are held and firmly bound to the City of Fort Wayne, Indiana, in the sum of THOUSAND 

FOUR HUNDRED SIXTY-SEVEN DOLLARS AND FI FTY CENTS--—— -*-- r l—-- ---- /. 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs,- T 
executors, administrators and assigns firmly by these presents. ' ( i y v. s’ \ 

-------—-------— ($. 10 , 1 + 67 ^ 50 ) 

The conditions of the above obligation are such, t hat if the above named party of the first part shall 

faithfully comply with the foregoing contract made and entered into the _ . _ 


day of--——-:, with the City of Fort Wayne, Indiana, and shall faithfully fulfill 

all the conditions and stipulations therein contained, except the warranty and guaranty of the pave¬ 
ment as to the workmanship, material and condition s for the period of three.(3) years, according to the 
true intent and meaning thereof in all respects, then this obligation to be void,’ otherwise to be and re¬ 
main in full force and virtue in law and in the even t the said City shall extend the time for the comple¬ 
tion of said work, such extension shall not in any way release the sureties on this bond. 


WITNESS our hands and seals this. 


_.day of_ 


J07 .A/f, 


Z£Zf y 


Corporate Secretary 


Approved this. 


BROOKS CONSTRUCTION CO., INC. , C „ 4T . 

IK/ * ' 


.(SEAL-i V , '■ 




to y oi HflL 




iA 


-Cis 




T 

ATTEST: 




Board of Public Works. 


Secretary and Clerk 

AMERICAN STATES INSURANCE COMPANY 


Completed in Street Engineering Department 
March 17, 1978 




N. RICHARD BOERGER 
ATTORNEY-IN-FACT 


/■Va,, 

. 










































AS*: - WAGS SCALE CODE: $-SKILLED 

. • SS-SEHI SKILLED 

L'S-UNSKILLED 

f IF-INDUS7RTAL FUND 

PW-PER WEEK 

W<>, cj*& uoiecsigned commitre a, being arcoluted to prcpars .a schedule cf the prevailing 
•VASC3 to he paid in ccisr.ectiun -ith. ALL OBSTRUCTION AND MAINTENANCE CCWTRACTS AWARDED BY 
THE BOARD OF V30RKS / CITY OF FT. WAYNE, INDIANA, DURING THE MONTHS OF JANUARY,FEBRUARY AND 
MARCH,1978. 

in coral lance with the p:.-. visions of CHAPTER # 319 of the acts of the GENERAL ASSEMBLY of 


INDIANA, 1535, have established 
to wit; 


schedule as hereinafter set forth : 


the following trades 


• ASBESTOS WORKER 
BOILERMAKER 
BRICKLAYER 
CARPENTER 


(BUILDING) 

(HIGHWAY) 


CEMENT MASON 
ELECTRICIAN 
ELEVATOR CONSTRUCTOR 
GLAZIER 
IRON WORKER 

LABORER (BUILDING) 

(HIGHWAY) 
(SEWER) 

LATHER 

MILLWRIGHT L P1LEDRIVER 
OPERAXING ENGINEER 


PAINTER 

PLASTERER 

PLUMBER & STEAMFITTER 
MOSAIC L TERRA2Z0 GRINDER 
ROOFER 

SHEETMETAL WORKER 
TEAMSTER 


(BUILDING) 

(HIGHWAY) 


(BUILDING) 

(HIGHWAY) 

(SEWER) 


! s 

j12.30 

50C . 

75C 1 ' 


3if 

i 

s 

1 — 

i12.55 

80 

1.00 

j 

3? 


s 


!10.34 

45 

50 


1 

j 4 If 

S 


10.17 


6% 


7 

2if 

s 


10.23 

60 

1 60 


5 

2if 

s 


9.35 

75 

j 40 


1 


s 


11.60 

50 

l%+30 


6 


s 


10.91 

lAh 

56 

8% 

6 


s 


10.20 


25 

40 

4 

>5Choliday£ 

S 


11.20 

90 

1.05 


2 

2if 

S-SS 

US 


7.25-7.55 

60 

45 . ■ 


9 


s-us^j 

5S. 

7.60-8.45 

70 

50 


9 


5-US- 

ss 

7.60-8.40 

70 

50 

1 8 


s 


10.07 


60 

j 

i i 

2if i 

S 


10.50 


6% 

.. j 7 

i 

2if I 

S-SS 

US 


7.90-11.00 

40 

55 


8 1 

\ 

s-ss4 

US 

7.96-10.30 

40 

40 


8 1 


{S-SS- 

US 

"8.00-10730’ 

40 

40 


5 

i 

s 


8.60-9.60 

42 

45 


10 

6£misc. 1 

s 


9.27 

60 

40 



! 

s 


11.60 

55 

90 


7 

4if. 

s 


8.10-10.10 






s 


9.45 


10 




S 


11.48 

50 

60 


10 

llif 

S-SS 

US 


3.68-9.63 

23.00pw 

23.00x7, • 




S-SS- 

US 

8.23-8.83 

23.50pw£ 

~K 

o 

o 





If any CLASSIFICATIONS ARE OMITTED IN THE ABOVE SCHEiTSLE, THE PREVAILING WAGE SCALE SHALL BE 
PAID. The above and forgoing shall shall be the minimum prevailing wage scale for this project 
as set by the wage scale committee, but in no way shall it prevent the contractor or sub - 
contractor from paying a higher rate of wages than set out in the schedule of wages on file. 


J0LC&. 19 77 


Ui 






jte GOVERNOR, ST/£E OF INDIANA. 


REPRESENTING THE AWARDING /GENT. 


REPRESENTING STATE 


. F.L. E C.I.O. 


















































EQUAL OPPORTUNITY CLAUSE 

During the performance of this contract, the contractor agrees 
as followsi 

(1) The contractor will not discriminate against any eiciployee 
or aoolicant for employment because of race, color, religion, sex, 
or national origin. The contractor will take affirmative action 
to ensure that applicants are employed, and that employees are 
treated during employment without regard to their race, color, 
religion, sex, or national origin. Such action shall include, 
but not be limited to the following: Employment, upgrading, 
demotion, or transfer; recruitment or recruitment advertising; 
layoff or termination; rates of pay or other forms of compensation; 
and selection for training, including apprenticeship. The contractor 
agrees to post in conspicuous places, available to employees and 
applicants for employment, notices to be provided setting forth the 
provisions of this nondiscrimination clause. 

(2) The contractor will, in all solicitations or advertisements 
for employees placed by or on behalf of the contractor, state that 
all qualified applicants will receive consideration for employment 
without regard to race, color, religion, sex, or national origin. 

(3) The contractor will send to each labor union or representative 
of workers with which he has a collective bargaining agreement or 
other contract or understanding, a notice to be provided advising 

the said labor union or workers’ representatives of the contractor’s 
commitments under this section, and shall post copies of the notice 
in conspicuous places available to employees and applicants for 
employment. 

(4) The contractor will comply with all provisions of Executive 
Order 11246 of September 24, 1965, and of the rules, regulations, 
and relevant orders of the Secretary of Labor. 

(5) The contractor will furnish all information and reports 
required by Executive Order 11246 of September 24, 1965, and by 
rules, regulations, and orders of the Secretary of Labor, or pursuant 
thereto, and will permit access to his books, records, and accounts 
by the administering agency and the Secretary' of Labor for purposes 
of investigation to ascertain compliance with such rules, regulations, 
and orders. 

(6) In the event of the contractor's noncompliance with the 
nondiscrimination clauses of this contract or with any of the said 
rules, regulations, or orders, this contract, may be canceled, ter- 
minated, or suspended in whole or in part and the contractor may 

be declared ineligible for further Government contracts or federally 



Page Two 


assisted construction contracts in accordance with procedures ■ 
authorized in Executive Order 11246 of September 24, 1965, and 
such other sanctions may be imposed and remedies invoked as 
orovided in Executive Order .112 4 6 of September 24, 1965, or by 
rule, regulation, or order of the Secretary of Labor, or as 
otherwise provided by lav/. 

(7) The contractor will include the portion of the sentence 
immediately preceding paragraph (1) and the provisions of para¬ 
graphs (1) through (7) in every subcontract or purchase order 
unless exempted by rules, regulations, or orders of.the Secretary 
of Labor issued pursuant to section 204 of Executive Order 11246 
of September 24, 1965, so that such provisions will be binding ' 
unon each subcontractor or vendor. The contractor will take such 
action with respect to any subcontract or purchase order as the 
administering agency may direct as a means of enforcing such pro¬ 
visions, including sactions for noncompliance: PROVIDED, HOWEVER, 
That in the event a contractor becomes involved in, or is threatened 
with, litigation with a subcontractor or vendor as a result of 
such direction by the administering agency, the contractor may 
request the United States to enter into such litigation to protect 
the interests of the United States. 


*/OJ3J 

TITLE OF ORDINANCE SPECIAL ORDINANCE - STREET IMPROVEMENT RESOLUTION NO. 5794-78 - ??OQ RT.Tf nv ma t?' 

ST., BROOKS CONSTRUCTION CO., INC., CONTRACTOR 
DEPARTMENT REQUESTING ORDINANCE BOARD OF PUBLIC WORKS 

SYNOPSIS OF ORDINANCE CONTRACT FOR ST, IMPROVEMENT RESOLUTION NO. 5794-78. 2200 BLK. OF MATN 
STREET, BROOKS CONSTRUCTION CO., INC.. CONTRACTOR. IN THE AMOUNT OF $10.467.50 fTMPROVK 

SURFACE STREET DRAINAGE AND RESURFACING WITHIN 2200 BLOCK OF WEST MAIN STREET - ) 


(CONTRACT ATTACHED) 


EFFECT OF PASSAGE IMPROVE SURFACE DRAINAGE ON WEST MAIN STREET 


EFFECT OF NON-PASSAGE __ DRAINAGE PROBLEM ON 2200 BLK OF WEST MAIN STREET 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURES, SAVINGS) $10.467.50 FROM MVH FUNQS 





































